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MEMORANDUM FOR: Director of Logistics (C) 


ATTENTION : Chief, Real Estate & Construction Division/oOL (C) 
i 
. i 
25X1A FROM : 
| (U) 
SUBJECT : Request for Increase in Delegation of Authority 


to Act as Contracting Officer (U) 


25X1A °° REFERENCE : Memo QB from D/L dtd 27 Dec 76, 
Subj: Delegation of Authority to Act as 
Contracting Officer: (c) 


1. (C) Based upon the results of bid opening held at 
25X1A mm - 9 August 1977, the Delegation of Authority granted in 
rererence memorandum for the installation of the new nested 
25X1A rhombic antenna is insufficient to allow award 
of a construction contract. ; 


2. (C) It is requested that this Delegation of Authority | 
be increased to a new total of $39,000.00. Additional funds | 
in the amount of $9,000.00 are being made available by the 
Office of Communications chargeable to Fan No. 7179-4800, to 
cover this project cost increase, as well as contingency funds 
for. change order implementation if re uired. 


25X1A 
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